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18 December 1958 
MEMGRANINIM FOR THE RECORD 
SUBJECT: Concurrence in the issuance of Contractual 


Authorization to Esstmen odak ana Trex gor 
Processing and Exploitetiun Equipment, Project 


CORCHA 
REFERENCE: Memo for SA/PD/DCI ata 17 Dee. » COR-0285, 
Subject: Vhotographic Supplies, aponor ings spats 


Rupleditation Equipment for Project COROHA 


1. Taxis memorandum Cootaias a recommendation subultted 


2. By the referenced nemorandun,approval was granted 
for the Project CORONA Photo Processing and Exploitation Pro- 
gxem, The purpose of this memorandum is to teplement contrac- 
tual coverage to TTEX and Eastman for certain portions of that 
PrUgram. 


3 the attached letters to these Contractors authorize 


Contract No. FO-660 end is estimated to cost less than $5,000. 
Project CHALICE funds are obligated on thie contract and will be 


proceed with studies of Microscope Enlargers and the fabrication 
of a Gold Leaf Titler. It is anticipated that a new contract 


unite if they are procured. However, they are being authorized 
to expend up to $85,000 in the interin. 
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4. IPEK is being authorized to perfowm uccessary 
engineering and procurement of long lead tins items neces~ 
sary for the fabrication of en Aschennbrenner Rectifier 
Printer. S580;.8 trans forests Coes 

Computer Programing Study is implemented. An ancunt 
of $40,000 4s being authorized to implement thia work prior 
to the issuance of a contract. 


signifies that a total of 385,000 chargeable to Fiscal Year 
Pika dehnsip les ag sesin sheSiy is available for cbligation umier 


5. By concurrence to this mem 


6 Approval to issue the attached letters and execution 
thereof co behalf of the Agency by the authorized Contracting 
officer is reccuended. 
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aa 25X14 
Contracting Officer, DPS 
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7 - Chrons, BPS anne 
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